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SUBJECT: PRITCHARD AND SONATRACH AGREE ON NEW PROTOCOL FOR LINE 4 
OF SKIKDA LNG PLANT 

1 . AFTER LENGTHY DISCUSSION J.F. PRITCHARD AND SONATRACH HAVE 
REACHED AGREEMENT FOR COMPLETION OF LINE 4 AT SKIKDA LNG PLANT. 
(LINES 5 AND 6 PREVIOUSLY TAKEN AWAY FROM PRITCHARD AND AWARDED 
TO PULLMAN-KELLOGG.) AGREEMENT, IN FORM OF PROTOCOL TO ORIGINAL 
AGREEMENT BETWEEN SONATRACH AND PRITCHARD SUBSIDIARY, PRITCHARD- 
RHODES OF U.K., REACHED AFTER EXCHANGE OF TELEXES BETWEEN 
SONATRACH DG (AND GOA MINISTER ENERGY) GHOZALI AND ISC 
(PRITCHARD PARENT) PRESIDENT KNEALLEY FOLLOWED BY WEEK-LONG 
NEGOTIATING SESSION CONDUCTED BY PRITCHARD PRESIDENT 

WILLIAM FRIEND. 

2. UNDER TERMS OF AGREEMENT PRITCHARD COMMITTED TO COMMERCIAL 
PRODUCTION COMPLETION DATE OF DECEMBER 15, 1977, IN EXCHANGE FOR 
SONATRACH AGREEMENT COVER ALL COSTS. SONATRACH ALSO UNDERTAKES 
TO CLEAR AWAY OTHER OBSTACLES, SUCH AS CUSTOMS ROADBLOCKS, 

WHICH HAVE HAMPERED PROJECT. AGREEMENT ALSO MAKES SONATRACH 
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JOINTLY RESPONSIBLE, WITH PRITCHARD, FOR COMPLETION OF PROJECT. 
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